■ Table 5 


Delivery Description 

Qty 

Site 

Delivery 


On or before 10/11/04 


6 . Task Order Value;! 
Table 6 


b4 


Tasking Description 


Cost 


P.O. Number 


Line 

Item 


Delivery 


TOTAL 


On or before 
10/11/04 


On or before 
10/11/04 



7. Confirmation 


.hall confirm receipt of this order by e-maili nq the Contracting O fficer and 


Contracting Officer Technical Representative. Alternate notification via fa 


b2 

b4 


8. Funding; This order in the amount oi 


jis to be charged to Purchase Orderj^ 


9. Confirmation of Receipt/Deiiverv [ 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 

receiving equipment. Prior to shipment 
e appropriate components. 

Printing of individuals Name 
Position Title of Government Employee 


Signature of Government Employee! 
Government personnel will inventorv and bar-coi 


b2 

b7E 


Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof of delivery or the COTR 
has signed an SF 1034. . 


10. Terms and Conditions; All other terms and conditions remain unchanged from contract 
J-FBI-02*158. 


MOD 001 
158-B-382 W 


09/28/2004 


b2 

b7E 














Memo 


ALL INFOEMATIOH COHTAIHED 

HEREIH IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LEP/PLJ/sdb 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: '09/28/04 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




o Installation Plan Acceptance 




□ Issue Task Order 




a issue Amendment 



B-382 W 
MOD 001 

o Issue Equipment Shipment Order 



□ Issue Purchase Order 




Please issue the above requested documentation to 


Contracting Officer's Technical Representative 







] Proprietary 


In Rq)ly Refer to Serial; 04-JG-037 

September 24, 2004 

Fedeiy] Rureaa rtf InvestigatinTi 
Attn: 


Subject; 


Contract J-02-158, Indefinite Delivery / Indefinite Quantity (ID/JQ) 


Reference: (a) Contract J-02-158, Task Order 158-B-356-W 

I 'I 


Enclosure: (1) 

Dear Mr. Garelick, 


[Task Order Response dated September 24, 2004 


is pleased to submit Enclosure (1) in response to the 
tjovemme nt's request to I ~ 

I iT o accomplish the Government’s desire, additional funding in the amount of 


is required. 


The enclosed Task Order Response includes descriptions, assumptions and pricing in accordance 532 
•with Reference (a). This price is valid for 60 days from Uic dale of this letter . b4 

b6 
b7C 
b7E 


I recuests ftiat the Govemme m review the assumptians and conditions of this letter 
along with Enclosure (1). Furthermor j ~| requests that the Government p rovide promp t 

notification of any questions, concerns or disagreements. If any issue should arise | | 

reserves the right to revise any pari of the Task Ordw Response in cluding pri^ . Should 


reserves the right 


additional tasks be authorized outside the scope of this Task Oideq 
to submit a proposal for the additional work. 

Should you have questions regarding thi s lettg or the enclosure, ple ase contact the undersigned 
at telephone or via email tjj 

Sincerely, 



Senior Contract Negotiator 


^oprietary 











U.S. Department of Justice 
Federal Bureau oflnvestigation 


\ 


ALL IHFOEHATION COHTAIHID 
HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/DC/LRP/PL J/sdb 


( .nntrar.t Aflrmnistratn? 


Tel: 

Fax: 


September 20, 2004 


Subject: 


CONTRACT J-FBI-02-158 DCS-5000I 

ENGINEERING SERVICES ORDER S-575 W MODIFICATION 

001 


b2 

be 

bVC 

b7E 


Dea 


Reference: Contract J-FBI-02-158 

The purpose of this letter is t o issue modification 001 to Task Or der B-375 W 

requesting a cost estimate to I | 

Task Order Response is required not later than September 27, 2004. 

Should you r equire additional infor mation and/or clarification on this task, please 
contact me atj I 


Sincerely; 


Contracting Officer 






MODIFICATION 001 
REQUEST FOR COST ESTIMATE 


Contract Numjjer: J-FBI-02-158 Option Year One 
Task Order Number: 158-B-375 W MOD 001 


Reference: 


a) PM Direction 

b) RMS 091822 


■QQ.Q31.5,g4-01-rde 


Scope of Work: Request for Cost Estimate (RFCE) to 


Purpose: The purpose of this modification is to extend the period of performance. 


Reference: 

Federal Bureau of Investigation (FBh Task Monitors fTMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting OfPcer Technical Representative: 

b2 

The individuals listed above are the primary and alternate points of contact for the he 
Contracting Officer (CO) during performance of this order. 

•D7 E 

1. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F,4, of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in vvriting, if any events arise that will not prevent this order from 
being fully executed. 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBl-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Title: RFCE to 

4. Period of Performance: ARO to 27 September 2004 

5. Deliverable/Deliverv Schedule : 

Table 5 

MOO 001 , , , , 

B-375 W RFCa I 


09/20/2004 








Description 

QTY 

Delivery 

Site 

Delivery 

Date 

Reference 

Provide RFCE td 1 


10/04/04 

Delivery date shown is date 


desired at 

Provide RFCE tcT ~l 


10/8/04 

Delivery date shown is date to be 


placed in GOE stoclj | 


6. Cost: Tables QTY UNIT COST TOTAL COST DELIVERY DATE 



RFCE 

RFCE 

!AW Table 5 

RFCE 

RFCE 

lAW Table 5 

TOTAL 

TBD by RFCE 

9/22/04 


7. Confirmation: 


bhall confirm receipt of this order by e-mailing the 


Contracting Offic er and Contracting Off icer Technical Representative. Alternate 
notification via fad 


8. Funding: Funding for this task shall be identified upon receipt of a Task Order 
Response (TOR). 


9. Confirmation of Receipt/Dellvery : 
equipment on this order. 


shall obtain proof of delivery for 


b2 

b4 

hi 


Information required on a proof of delivery is defined below: 


Signature of Government Employee |receiving 

rehabilitated systems. Prior to shipment Government personnel will 
inventory and bar-code appropriate components. 


Printing of individuals Name 

Position Title of Government Employee 

Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1 034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBi-02-1 58. 


MOD 001 

B-375W RFCE t<f 


09/20/2004 

























ALL IWFORHATIOW COHTAIMED 

HERZIW IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 09/20/2004 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 


SITE # 

COMMENTS 


o Proposal Acceptance 




□ Installation Plan Acceptance 




a Issue Task Order 




n Issue Amendment 



B-375 W 

o Issue Task Order to provide RFCE to 



MOD to Extend Period 

MOD 001 


1 


of Performance - we 
have not delivered 
equipment to Raytheon 
yet 






Q Issue Purchase Order 




Please issue the above requested documentation to 


■b2 

b4 

b6 

bVC 

b7E 


Contracting Officer's Technical Representative 










ALL INFORMATION CONTAINED 
HEREIN IS UNCLASSIFIED 


DA^ 04-22-2009 BY 60322/UCyLRP/PLJ/sdb ^ ^ Department of Justice 



Reference: Contract J-FBI-02-158 

The attached modification 002 to task order, B-368 W defines the funding cite for 
this effort. 

The total amoun^ shall be charged against Purchase Order 






MODIFICATION 002 - B-368 W 


\ 

Contract Number: J-FBI-02-158 Option Year One 

Task Order Number; MOD 00^1 to 158-B-368 W 

Reference: a) PM Direction - 30D-091604-03-rde 

b) Pending TOR for original B-368 W T/0 

Purpose: The purpose of this modification is to define funding for this effort. 

Scope ofWorkI 


Reference: 

Federal Bureau of Investigation (FBh Task Monitors (TMsVPoints of Contact: 


b2 
b4 
b6 
b7C 
b7E 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 

1. Notice To The Government Of Delays: Notify the FBI Contractina Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 


2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Title: r" 





a. Contracting Officer; 


b. Contracting Officer Technical Representative:! 


4. Period of Performance: ARO to October 29, 2004. 


MOD 002 B-368 W 


09/17/2004 








5. Deliverabte/Detiverv Schedule : 


Table 5 


Description 

Qty 

Unit Price 


Delivery 

Reference 




kb 

Date 



1 0/4/04 Contingency Stock 


10/29/04 Contingency Stock 


TOTAL 



6. Cost: 


7. Confirmation! phall confirm receipt of this order by e-mailing the 

Contracting Office r and Contracting Officer Technical Representative. Alternate 
notification via fax | | 


8. Funding: This order 


Js to be charged to Purchase Order[ 


8. Confirmation of Receipt/Deliverv[ 
equipment on this order. 


Information required on a proof of delivery is defined below: 


shall obtain proof of delivery for 


b2 

b4 

b7E 


Signature of Government Employee! I 

I I Prior to shipment Government personnel will inventory and bar- 

code appropriate components. 


• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 

9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


MOD 002 B-368 W 


09/17/2004 


















ALL lUFORHATIOU COHTAIHED 
HEREIU IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/Sdi) 


Memo 


To: 

From: 

Date: 

Subject: 


Contracting Officer 

Contracting Officer's Technical Representative (COTR) 

09/17/2004 

CONTRACT J-FBl-02-158 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


0 Proposal Acceptance 




o Installation Plan Acceptance 




□ Issue Task Order 




□ Issue Amendment 



B-368 W 
MOD 002 






o Issue Purchase Order 




Please issue the above requested documentation td 


Contracting Officer's Technical Representative 











U.S. Department of Justice 
Federal Bureau of Investigation 


ALL IMFORMATIOH COHTAIHEP 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLiJ/3(l£i 

Fax: 


September 22, 2004 


Contract Administrator 



Reference: Contract J-FBI-02-1 58 


b2 

he 

b7C 

b7E 


The attach ed task order, B-368 W is requesting a cost estimate for engineering 
services foil 


Should you re quire additional inform ation and/or clarification on this task, please 
contact me at| [ 


Sincerely: 


Contracting Officer 





MODIFICATION 001 - B-368 W 


Contract Number; J-FBi-02-158 Option Year One 

Task Order Number; MOD 001 to 158-B-368 W 

Reference: a) PM Direction - 30D-091604-03-rde 

b) Pending TOR for original B-368 W T/0 

Scope of Work:| 


Reference: 

Federal Bureau of Investigation (FBH Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


b2 

b4 

b6 

b7C 

b7E 


1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 


2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBi-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Title: 





4, Period of Performance: ARO to October 29, 2004 

5. Deliverable/Dellverv Schedule : 


MOD 001 B-368 W 


09/16/2004 








Table 5 


Description 

Qty 

Unit Price 

Delivery 

Delivery 









Contingency Stock 


Contingency Stock 



6. Cost; 


7. Confirmation!^ 


bhall confirm receipt of this order by e-mailing the 


Contracting Officer and Contracting Officer Technical Representative. Alternate 
notification via fax| | 


8. Funding: This order] 


IS to be charged to Purchase Order] 


8. Confirmation of Receipt/Detiverv :| 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below; 


Signature of Government Employed 


jeceiving rehabilitated 


b2 

b4 

hi 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 
Position Title of Government Employee 


Phone number of Government Employee. 


Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 


9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-158. 


MOD 001 B-368 W 


J 


09/16/2004 















Memo 


ALL IKFOEHATION COHTAIHZD 

HEFEIH IS UHCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/Sd£) 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 09/16/2004 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE # 

COMMENTS 

] 


□ Proposal Acceptance 




□ Installation Plan Acceptance 




□ Issue Task Order 




□ Issue Amendment 



B-368 W 
MOD 001 

Mull 1 III ■! 1 1'HNil 



NSIbIhh^ 





□ Issue Purchase Order 




Please issue the above requested documentation to 


Contracting Officer's Technical Representative 











U.S. Department of Justice 
Federal Bureau of investigation 


Til: 

Fax: 


September 24, 2004 

Senior Contract Negotiator 


b2 

b6 

b7C 

b7E 


Subject; 


CONTRACT J-FBI-02-158 DCS-5000I 

ENGINEERING SERVICES MODIFIGAIION 001 lO I ASK 

ORDER 158-B-348 W. 


Dear] j 

Reference: Contract J-FBl-02-1 58 


The purpose of this letter is 1 9 issue modification 00 1 to task nrdftr 158-R-348 Vy 
requesting a cost estimate to 


r 


TOR is needed not later than September 30, 2004. 


Should you r equire additional information and/or clarification on this task, please 
contact me an 


Sincerely; 


b2 

b7E 


b2 

b6 

fa7C 


ALL IHFORHATIOH COHTAIKEri 

HEREIN IS OTCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb 


■GonTractinyuiiicer 







MOD 001 TO B-348 W 
REQUEST FOR COST ESTIMATE 


Contract Number; J-FBI-02-158 Year One 
Task Order Number; 158-B-348 W MOD 001 


b2 

b7E 


Reference; a) 
b) 


PM Direction 

Scope changes as discussed betwee 


^ l^nd | I 


Purpose; The pgrpose of this modification is to change the scope of Task One, and to 
revise the sites listed in the Scope of Work, The scope change will require that only the 
TIU baseline be changed as defined in Attachment A. The sites selected in the Scope 
of Work, below each are I I 


Scope of Work; a) The Contractor shall provide a Task Order Resconse to this 
Request for Cost Estimate! 


b) System down-times shall be minimized but in no event could 
extend for more than eight (8) hours. 

c) Installations will be accomplished during off-peak hours; 


b2 

b4 

b7E 


c) RFCE shall include anticipated system outage times and 
recommendations for reducing outage lengths. 


1-^ 


1 

all shall be completed on or before 


10/31/04 

e) Provide detailed installation plan and schedule for each site. 

f) RFCE shall provide detailed individual site pricing. 


Federal Bureau of Investigation fFBH Task Monitors rrMsVPoints of Contact; 


a. Contracting Officer; 


b. Contracting Officer Technical Representative; 

The individuals listed above are the primary and alternate points of contact for the b?c 

Contracting Officer (CO) during performance of this order. 


MOD 001 
15B-B-348 W • 


Multiple Sites 


09/23/2004 






1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm, Fixed Price (FFP). 


3. Title: RFCE for Engineering Support to instal| j 

b2 

4. Period of Performance: ARO to 10/31/04 


5. Deliverable: Engineering Support for[ 


6. Task Order Value: To be Determined by response to this Request for Cost Estimate 
(RFCE). 


7. Confirmation: 


Bhall confirm receipt of this order by e-mailing the 


Contracting Offic er and Contractin g Officer Technical Representative. Alternate 
notification via fax| 


8. Funding: Funding for this task shall be identified upon receipt of a Task Order 
Response. 


9. Confirmation of Receipt/Deliverv j shall obtain proof of delivery for 

services on this order. Information required on a proof of delivery is defined below: 


b2 


• Signature of Government Employee (at site as defined in Scope of Work) 
receiving services. Prior to shipment Government personnel will inventory and 
bar-code appropriate components. 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1 034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 

contract J-FBI-02-158. 


ATTACHMENT 


MOD 001 
158-B-34S W 


Multiple Sites 


09/23/2004 






ALL INFOEMATIOH COKTAINED 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/Sdto 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 9/23/04 

Subject: CONTRACT J-FBl-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




□ Installation Plan Acceptance 



B-348 W 
MOD 001 

o Issue Task Order 

First Four 
Sites 

Modify order to change 
sites and scooe of 

taskina fori I 



o issue Amendment 




□ Issue Equipment Shipment Order 




Q Issue Purchase Order 




Please issue the above requested documentation to 


b6 

b7C 


Contracting Officer's Technical Representative 





Message 


fage 1 ot 1 


(ITD) (CON) 


ALL IHFORHATIOH COKTAIHED 
HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/3dl) 


From: 


(ITD) (FBI) 


Sent; Thursday, September 23. 2004 7:43 AM 

(ITD) (CON) 


To; 

Cc: 


iilQilFBIL 

^l(IT^ 


Subject: 


fTasking 


b6 

b7C 


(CON)j_ 
(ITD) (COTTf 


l(ITD) (FBIV.I 
-‘----^ ITD)(F8i)L 


(ITD) (FBI); 
010) (FBI); 


b2 

b4 

b7E 


SENSITIVE BUT UNCLASSIFIED 
NON-RECORD 


Based on various factorsL 


I I wfi have decided to modify our obiectived 

jRather than atte^nt t3 Iwr will nnlv 


upgrade and standardize! 




Please verify version number with 


before modifying the task. 


be 

b7C 


Accordingly we need to modify thq 


asking associated with this effort (B348) to 


reflect both the changed scope and a diffe rent selection of sites for the process evaluation 
phase. I have discussed site selection witH land agreed to the following sites 


b2 

b4 

b7E 


Coordination with the sites^ti(l needs to be dohe but we need to modify the tasking so that 
I Icanacp ust their/efforts and reprice Jne tasking accordingly. 



b6 

b7C 


SENSITIVE BUT UNCLASSIFIED 


9/23/2004 








U.S. Department of Justice 
Federal Bureau of investigation 


ALL IHFOEHATION COKTAIETED 

HEFEIH IS TDICLASSIFIED | 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb Tel: 

Fax: 


September 24, 2004 

b2 

be 

b7C 

b7E 


Contract Administrator 


Subject; CONTRACT J-FBI-02-1 58 DCS-5000 

EQUIPMENT ORDER B-390 D ' 

Pear l I 


Reference; Contract J-FBI-02-1 58 

The purpose of this letter is to issue equipment order B-390 D. 


Equipment Ord er B-390 D in the amount o f [ 


purchase Order] 


][]is to be charged to 


b2 

b4 

b7E 


Should you r equire additional information and/or clarification on this task, please 
contact me at^ 


Sincerely; 


be 

b7C 


coniracting Utticer 






EQUIPMENT ORDER 
FOR 


b2 

b4 

b7E 


Contract Number; J-FBI-02-158 Year One 


Task Order Number; 158-B-390 D 


Reference: a) RMS 083263 Dated 2/26/04 

b) Issuance of PO S4D0215825 dated 9/22/04 


Federal Bureau of Investigation (FBI) Task Monitors (TMsVPoints of Contact; 


a. Contracting Officen 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of_contact for the 
Contracting Officer (CO) during performance of this order. 


be 

b7C 


1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F. 4. of contract J-FBI-02-158. 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP), 

3. Place of Performance: ! 

4. Title: Equipment Order, 

5. Period of Performance: ARO to January 10, 2005 

6. Deliverable/Delivery Schedule : 


b2 

b4 

b7E 


Table 6 


Description 


CLIN Unit Price Qty Site Delivery Date 


TOTAL 


On or Before January 10, 
2005 


7. Confirmation jshall confirm receipt of this order by e-mailing the 

Contracting Offin Ar ann r,nnfrantir^ g Officer Technical Representative. Alternate 
notification via fax 


b2 

b4 

b7E 


158-B-390 D 


09/23/04 





8. Funding: This order 


is to be charged to Purchase Order[ 


9. Confirmation of Receiotf Delivery : 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


-b2 

h4 

b7E 


Signature of Government Employe^ |receiving equipment. It is the 
Government's intent that this equipment will be installed by the Government. 
Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 


10. Confirmation: 


^hall confirm receipt of this order by e-mailing the 
Contracting Qffic q^r and Contracting , Officer Technical Representative, Alternate 
notification via fa> 


b2 


1 1 . Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 



15B-B-390q 


09/23/04 


b2 

b7E 





Memo 


ALL IMFORHATION COMTAIIIED 

HEREIH IS UHCLASSIFIED 

DATE 04-22-2009 BY 6Q322/UC/LRP/PLaysdl) 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 9/23/04 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE # 

COMMENTS 


o Proposal Acceptance 




□ Installation Plan Acceptance 




a Issue Task Order 




o Issue Amendment 



B-390 D 

□ Issue Equipment Order 


Purchase! 






(RMS 083263 


□ Issue Purchase Order 




Please issue the above requested documentation to 


b2 

h6 

hlC 

Contracting Officer's Technical Representative 


b2 

b7E 






kptember 22, 2004 







1 ,uest ID : 


Opened : 2/26/2004 8:14:22AM 

Performance Indicator : Capital Equipment 


Status : Working Closed : 


Requestor Name : 
Phone : 

Case Number : 


Office ; D 1 8-SPECIAL PROJECTS TECHNOLOGY ^ 6 

Office Code : 

b2 

Case Title ; 


Investigative Program : OTHER 


Assigned to Name : | 

Assigned To Group : 

General Topic : Telecom Intercepts 
Specific Category 


Program Manager ; 
Program Name :| 


b2 

b6 

'b7C 

b7E 


Requested Support : B ased on meetings wd If am 

requesting! ^Red wolf SvstemsI i 

1 1 am 

also requesting that training be provided for the ne cessary 
' '*^onnel per discussions witlj I 



IWorklog : 2/26 /2004 8; 1 4:22 AM F 
lassi^ned/forwarded reque^ 


"b2 

b6 

b7C 


3/8/2004 12:29 :48 PM 
|^^^_^^_jassign ed/for 


3/9/2004 8:00:22 AM 


1 1 

I b7E 

yarded reoue.s| 

1 1 



I will check in to fanding. Thes e systems are expensive. 
3/9/2004 10:07:36 AM f ' 


I |are you aware of this one? 


~~| assigned/forwarded request toT 


4/13/2004 7:29 :52 AM 
Phonecon btn[ 


3)/a 2 April • 


b6 

b7C 

b4 


They are in the process of identifying funding - est requirements 
[p er system . _______ 

5/24/2004 1:10:38 P M I I 

Per phonecon with | [ 5/21, they have identified 

the necessary funding. We have provided them with the ordering 
information and they are submitting a requisition to order these 
Isystems. ________ 

6/7/2004 2:45:54 PM I I 

Itssigned/forwar ded request! I 


9/2/2004 9:30:51 AM 


I 


have! 


ban you ple ase follow up on this. l‘m sure the sites already 


[but this is not noted in the log. Thanks. 


I j assigned/forwarde d requesj" 
9/2/2004 10: 44:55 AM 


Spoke with|_ 


J9/i/04 - he had generated an EC 


based upon the system configurations we provided in May 2004, 
This purchase fusi ng their funding) is stil l in the process as of last 
week, according tq | ~| and a purchase order has 

not been written for these s ystems. O nce the requisition has been 
returned and the PQ issued] _^^^_^__|said he will contact me so I may 













In Response Refer to Serial: 04-JG-035 
25 September 2004 


Feder al Bureau of Investigation 
Attn: I I 


Subject: Contract J-02-158-DCS-500c[ 


References: (a) Engineering Services Order 158-B-345 W 

(b) FBI letter. Subject: Contract J-02-158, dated July 29, 2004 

(c) I l letter (04-AJ-293), Subject: Software License Information, 

dated August 4, 2004 

(d) FBI letter . Subject: Contract J-FBI-02-1 58, DCS-5000 1 


pated 6 August, 2004 


Dean 


This letter is in response to the reference (d) letter requesting additional amplifying information 
regarding the reference (a) Order. Information regarding the four requested items is as follows: 


.1 

Proprietary 


b2 

b4 

b7E 

be 

b7C 








2 

Raytheon Proprietary 



U.S. Department of Justice 
Federal Bureau of Investigation 



AIL IHFORMATIQH COHTABIED 
HEREIH IS TJHCLASSIFIED 

DATE 04-22-2009 BT 60322/UC/lRP/PLJ/sdl) 

leT 

Fax. 


September 29, 2004 

Contract Administrator 


Subject; 


CONTRACT J-FBl-02-158 DCS-500d 
ENGINEERING SERVICES ORDER B-d9b W 


Dearl 


Reference; Contract J-FB 1-02-1 58 


-b2 

b4 

b6 

b7C 

b7E 


The purpose of this letter is to issue Task Order B-395 W. 


T ask Order 1 58 -B-395 W in tha amnunt nfl 
purchase Order ! f 


s to be charged to 


Should you r equire additional inf ormation and/or clarification on this task, please 
contact me a1 | I 


Sincerely; 


Contracting Officer 





Contract Number: J-FBI-02-158 Option Year One 


Task Order Number; 158-B-395 W 


Reference: a) 

b) 


PM Direction 


[TOR 04-JG-036 dated Sept. 24. 2004 


Scope of Work:! 


Reference: 

Federal Bureau of Investigation (FBI') Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


h2 

b4 

:b6 

b7 

b7 


1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBl'02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 

2. Task Order Type: In accordance with paragraph B.3 of contract J*FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Title: 


4. Period of Performance: ARO to 29 October 2004 

5. De live rable/Deli very Schedule : 

Table 5 

158 - 8-395 ~1 I I 


09 / 28/2004 


M fJ 







Description 

QTY 

Delivery 

Site 

Delivery 

Date 

Reference 

\ 

10/29/04 

B-175 WRFCEand 
TOR #04-JG-036 


6. Cost: 


Table 6 


DESCRIPTION QTY UNIT COST TOTAL COST DELIVERY DATE 


TOR 04-JG-036 


lAW Table 5 

TOTAL 



10/29/04 


7. Confirmation: 


Ishall confirm receipt of this order by e-mailing the 


Contracting Office r and Confractino Officer Technical Representative. Alternate 


notification via fax 


8 Funding: This orden 


is to be charged to Purchase Orden 


9. Confirmation of Receipt/Deliverv : 
equipment on this order. 


jshall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


Signature of Government Employee jreceiving upgraded 

servers. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


b2 

b4 

b7E 


^ Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBl-02-1 58. 


158-B-395V\J 


09/2S/2004 






















All IHFOPMATIOH COHTAIHEEp 

HEFEIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UCyLRP/PLJ/Sdti 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 09/28/2004 

Subject; CONTRACT J-FBI-02-1 58 DCS-5000 

Request the attached file be processed as indicated below. 




ACTION REQUIRED SITE # 


D Proposal Acceptance 
D Installation Plan Acceptance 

□ Issue Task Order 

□ Issue Amendment 




b2 

b4 

b7E 
















I jProprietary 

In Reply Refer to Serial: 04-JG*O36 
September 24, 2004 
F ede ral Bureau of Investigation 

Atmi J 


Subject: Contract J-02-158, Indefinite Delivery / Indefinite Quantity (ID/IQ) 

\ 

Reference: (a) Contract J*02-158, Task Order 158-B-375-W, RFCE: Upgrade and Ship 

Equipment 


Eaclosure: 


a) 


Jr ask Order Response Dated September 24, 2004 


Deal 

| Compan) | is pleased to submit Enclosure (1) in response to th e RFCE 

request for Task Order 1 58-B-37S-W. The enclosed Task Order Response includesr 


I requests that the Govargnen t review the assumptions and conditions of this letter 
along with l^closure (1). Furthermore ] ^r equests that the Government nr ovide promp t 

notification of any questions, concerns or disagreements. If any issue should arise J I 

reserves the right to revise any pact of die Task Order Response indijdisfi-Eliffc. Should 
additional tasks be authori;red outside die scope of this Task Order ! i reserves the 

to submit a proposal for the additional work. 


Should you have questions regarding this letter or the enclosure, please contact the undersigned 
at telephon e] j or via email to | — ■ 

Sincerely, 

bOhlPANV/ 

^jfeuor tmntract csegouator 


b2 

b4 

bo 

b7C 

b7E 


JProprietary 








a 




Proprietary 


Proprietary 


b6 

b7C 

b2 





U.S. Department of Justice 
Federal Bureau of Investigation 


ALL INFORMATION CONTAINED 
HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322yUC/LEP/PLjysdb 


senior uontraci Negotiator 




Tel: 

fax: 




September 29, 2004 


Subject: 


CONTRACT J-FBI-02-158 DCS-5000^ 

ENGINEERING SERVICES ORDER B-382.W MOOlFICATlON 
002 


b2 

hA 

he 

b7C 

b7E 


Pear l I 

Reference: Contract J-FBI-02-158 


38 > 

The purpose of this letter is to issue modification 02 to Task Order B-^SB W. 


Task Order 158 -B-382 W in the amount ofl 
purchase Order| | 


is to be charged to 


Should you r equire additional in formation and/or clarification on this task, please 
contact me a l I 


Sincerely: 


Contracting Officer 







MOD 002 B-382 W 


Contract Number; J-FBI-02-158 Option Year One 
Task Order Number; 158-B-382 W MOD 002 
Reference: a) PM Direction 
Purpose: The purpose of this modification is tq 



Reference: 

Federal Bureau of Investigation (FBh Task Monitors fTMsVPoints of Contact: 


a. Contracting Officer; 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 

1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed, 

2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Title 


b2 

b4 

b6 

b7C 

b7E 


4. Period of Performance: ARO to 1 1 October 2004 

5. Deliverable/Deliverv Schedule : 

Table 5 

MOD 002 I 1 

158-B-382VT 


09/29/2004 


page 2 









Description 

QTY 

Delivery 

Site 

Delivery 

Date 

Reference 


10/11/04 

RMS 091627 


6. Cost; 



Tasking Description 

Cost P.O. Number Line 

Item 

Delivery 


On or before 
10/11/04 

On or before 
10/11/04 


TOTAL 



7. Confirmation:! jshall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contracting Officer Technical Representative. Alternate 
notification via fa) j 


8. Fundina: This order 

is to be charged to Purchase Ordei 


I I 



9. Confirmation of Receipt/DeMverv : 
equiprfient on this order. 


[shall obtain proof of delivery for 


h2 

b4 

hlE 


Information required on a proof of delivery is defined below: 


Signature of Government Employe(_ 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee. 


Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 


10. Terms ar>d Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


MOO 002 r 
15B-B-382VM 


09/29/2004 


pages 





















ALl lUFORHATIOH CDHTAIKED 

HEREIU IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb 


Memo 


To: Contracting Officer 

From: Contracting Officer’s Technical Representative (COTR) 

Date: 09/29/2004 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




□ Installation Plan Acceptance 




o Issue Task Order 




o Issue Amendment 



B-382 W 
MOD 002 

D Issue MOD 2 tol I 

1 



- 

l~ "1 



o Issue Purchase Order 





Please issue the above requested documentation tc» 


Contracting Officer's Technical Representative 











Proprietary 


In Reply Refer to Serial: 04-JG-050 
September 29, 2004 
F ede ral Bnreaii of Investigation 

Attn: I 1 


Subject: Contract J-02-158, Indefinite Delivery / Indefinite Quantity (ID/IQ) 

Reference: (a) Contract J-02-158, Task Order 158-B-348-W, Modification 001. 


Enclosure: (1) 


?ask Order Response dated September 28, 2004 


] Companyj is nleased to submit Enclosure Cl) in response to the 

Government’s request for pncin 



s price IS valid for 60 days from the date of this letter. 


[ requests that the Governmen t review the assumptions and conditions of this letter 
along with Enclosure (1). Furthermore J [ requests that the Government p rovide prompt 

notification of any questions, concerns or disagreements. If any issue should arise j 

reserves the right to revise any part of the Task Order Response in cluding pric e. Should 

additional tasks be authorized outside the scope of this Task Order reserves the right 

to submit a proposal for the additional work. 

Should you have questions regarding this letter or the enclosure, pleas e contact the undersigned 
at telephone f [ or via email to 

Sincerely, 



Senior Contract Negotiator 


Proprietary 









U.S. Department of Justice 
Federal Bureau of Investigation 


ALL IWFORHATIOH COHTAINED 

HEPEIW IS OTCLASSIFIED 

DATE 04-22-2009 BY 60322/aC/LRP/PLJ/sdl) 


Contract Administrator 


TeT 

Fax: 


October 5, 2004 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000^ 

ENGINEERING SERVICES ORDER MODIFICATION 003 B-368 W 

Dear| 

Reference: Contract J-FBI-02-1 58 


h2 

b6 

b^C 

b7E 


The attached modification 003 to task order, B-368 W extends the period of 
performance until October 29, 2004. 


Should you re quire additional i nformation and/or clarification on this task, please 
contact me at^ 


Sincerely; 


Contracting Officer 





MODIFICATION 003 - B-368 W 


Contract Number; J-FBI-02-158 Option Year Two 
Task Order Number: MOD 003 to 158-B-368 W 


Reference: a ) PM Directi on 


pax message of 10/5/04 explaining hardware delays 


Purpose: The purpose of this modification is to extend the period of performance. 
Scope of Work: 


Reference: 

Federal Bureau of Investigation (FBH Task Monitors (TMs)/Points of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


b2 

:b4 

b6 

b7C 

b7E 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1 . Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP), 


3. Title:! 





4. Period of Performance. ARO to October 29, 2004. 


MOD 003 B-368 W 


page 2 


10/05/2004 






5. Deliverable/Delivery Schedule : 
Table 5 


Description 

Qty 

Unit Price 

Delivery 

Site 

Delivery 

Date 

Reference 





10/29/04 

Contingency Stock 





10/29/04 

Contingency Stock 


TOTAL 



6. Cost: $89,015.04 

7. Confirmation:} [shall confirm receipt of this order by e-mailing the 

Contracting Office r and Contracting Officer Technical Representative. Alternate 
notification via fax^ 


8. Funding : This order 




is to be charged to Purchase OrdeH 


8. Confirmation of Receipt/Delivery 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


b2 

b4 

b7E 


Signature of Government Employee f-eceiving rehabilitated 

systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 

Printing of individuals Name 

Position Title of Government Employee 


Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 


9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


MOD 003 B-368 W 


page 3 


10/05/2004 
















Memo 


ALL lUFOEHATION COHTAIBED 

HEREIH IS OTCLAS3IFIED 

DATE 04-22-2009 EY 60322/aC/lRP/PLJ/sdt) 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 10/05/2004 

Subject: CONTRACT J-FBI-02-158 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


o Proposal Acceptance 


— 


D Installation Plan Acceptance 




□ Issue Task Order 




□ Issue Amendment 



B-368 W 
MOD 003 

□ Issue Task Order to! 1 






want extension to 10/29 


a Issue Purchase Order 




Please issue the above requested documentation to 


b2 

b4 

b6 

ta7C 

b7E 


Contracting Officer's Technical Representative 










Facshntic 
Cover Sheet 



Tel 

Fax 




Due 

October 3. 2004 

Message No. 

To 

Telephone No. | Locadnn/Dqiartiiwni 

1 1 


Oiganizaboo 

I Fax No. 

1 : 

From 



1 


Mcxittcc B34VW. 


Contcnta: T«tol Fa^ TrarsnaOcd . 


. Including Cover Page 


We are awaitinsi <3elivery of hardware from various vendors and will noC likely be able to 
have t he 1*^ conversion a vailable until October 29'*’. Req;uest you modify the completion 
dates 


lunder B36SW Co. be October 29 


This will not impact our abilit y to [ 


^on/before 11 


October . Wg will be sending " 


Thanks in advance, 

I J 


b2 

b4 

bo 

b7C 

b7E 


ALL FBI lUFORMATIOH COMTAINED 

HEREIN IS UNCLASSIFIED 

DATE 06-16-2009 BY 60322/UC;LRP/PLJ/sdb 


TMi hctmilc nmaadoe if imeadetf oo3y Tor dw usnof dw tndivWul «r endly W wtticb it I* addtened and may csaiiin Miifniieaa that is privileged. cMfidential 
and exempt framdnelovansiindcrippHcdtdcUw, If the reader of itibBKwigebnM the tandcdiectpiRit or dMeaptoytsBrijeKfcapamUileM deliver it •> die 
imctided tecipieiiLyoe ere lKntbyiimii<od(hmitaAjiaAeseinm<ting,dian^nggr copying thucooiiiraakaiMmUiaicdjrpmlvhind. Nycn have lectivcd ibis 
cornnujiricatMU in oTor, picaac fuitiry ns iimncdiately end Mwn the nriginnl mexm^ to vs ft the above nddreu vie dc U.S. Ptxnxl Service. Unnltyou. 


Note*! 

1. If message It not received completdy or not received by intended party, plesfc ccotact sender, 

2. No dassiNedinfoniialKia stall be seat via bteiniila 

3. No technical data idated to defense anicles or toviecs shall be ntinsTtdtied out of die United States. 

4. No "Company Private'' ntteriol dtall bcfcntinm tmanended machine, and iransmixsiot) ix> an tnuticnded machine roittires ndephrme 
coniirmatinn by <mcoded recipient upon tecetpi 











U.S. Department of Justice 
Federal Bureau of Investigation 


ST. Lflntraet NeaoTiaTgr 


Tel: 

Fax: 


October 6, 2004 

ALL IKFORHATIQH COHTAIHZD 

HEREIN IS UNCLASSIFIED 

DATE Q4“22-2009 BY 60322/UC/LRP/PLJ/s(ib 


Subject; 


This purpose of t his letter is to identify the need fotf 
md revise as necessarvi 


Ito review 



these cannot be accomplished at no cost to the Government, proviae an 
estimate to revise the instructions before performing any effort or incurring any 
costs. 


b2 

fee 

b7C 

b7E 

b4 


Your assistance in this matter is greatly appreciated. S hould vou reauin 
additional information, please do not hesitate to contact me a H 


ginr-arol'/- 


Contracting Officer’s technical Representative 







U.S. Department of Justice 



October 6, 2004 



Reference; Contract J-FBI-02-1 58 



Sincerely; 








MODIFICATION 002 TO TASK ORDER 
^ w cnp 


Contract Number; J-FBI-02-158 Option Year Two 
Task Order Number: MOD 002 158 B-345 W 


h2 

M 

b7E 


Purpose; The purpose of this modification is to complete! 


References: (a) 


letter DJ-080304-01 dated 3 August 2004 

1. Federal Bureau of Investigation (FBI) Task Monitors (TMs)/Points of Contact: 

a. Contracting Officer; 


b. Contracting Officer Technical Representative: 


b6 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 


2. Notice To The Government Of Delays: 
of contract J-FBI-02-1 58. 


shall comply with paragraph F.3. 


3. Deliverable/Delivery Schedule: Updated system (hardware and software) to be 
representative of systems currently being deployed to the field. 


Table 3 


^ Task Description 

Required Date 



October 14. 2004 



October 18. 2004 


4. Confirmation:, 

Contracting Offic er and Contractin 
notification via fax| 


hall confirm receipt of this order by e-mailing the 
^ Officer Technical Representative. Alternate 


5. Funding: This is a no-cost mo dification. The total cost of this order! 
is to be charged to Purchase Ordej 


b2 

b4 

b7E 


6. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


MOD 002 
158-8-345 W 


10/06/04 







All rHFOBMATION COHTAIHED 

HERZIN IS UNCLASSirlED 

DATE 04-22-2009 BY 60322/UC/LRP/PLjysdb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 08/06/04 

Subject; CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


a Proposal Acceptance 




o Installation Plan Acceptance 



MOD 002 
B-345 W 

□ Issue Modification to Task Order 


Update/upgrade system 


a Issue Amendment 




a Issue Equipment Shipment Order 




o Issue Purchase Order 




□ Issue Installation Order 




Please issue the above requested documentation to[ 


b6 

b7C 

b2 


Contracting Officer's Technical Representative 






U.S. Department of Justice 
Federal Bureau of Investigation 


ALL INFOEHATIOH COHTAIHED 

HEKEIM IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb 



Te/: 

Fax: 




October 12, 2004 


Contract Administrator 



Subject: 


CONTRACT J-FBI-02-158 DCS-5000 
ENGINEERING SERVICES ORDER 1b8-B-4Ub W. 


h2 

b6 

b7C 

blE 


Deaj I 

Reference: Contract J-FBI-02-158 

The purpose of this letter is to issue task o rder 1 58-B-405 W for{ 


Should you re quire additional info rmation and/or clarification on this task, please 
contact me atf I 


Sincerely: 


Contracting Officer 







B-405 W 


Contract Number; J-FBI-02-158 Option Year Two 
Task Order Number; 158-B-405 W 
Reference: a) PM Direction 
Scope of Work: This order is to j 


Reference: 

Federal Bureau of Investigation (FBh Task Monitors (TMsVPoints of Contact; 


a. Contracting Officer; 


b. Contracting Officer Technical Representative; 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 

1. Notice To The Government Of Delays; Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 

2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3' Title; I 


4. Period of Performance: ARO to 1 November 2004 

5. Deliverable/Delivery Schedule ; 


Table 5 


Description 

QTY 

Delivery 

Site 

Delivery 

Date 


11 / 5/04 


b2 

b4 

he 

hlC 

b7E 


6. Cost; $26,466.64 

1 58-B-40S W] 


10/12/2004 


page 2 
















Tasking Description 

Cost 

P.O. Number 

Line 

Item 

Delivery 




On or 
before 
11/05/04 

TOTAL 




7. Confirmatton:! jshall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contractin o Officer Technical Representative. Alternate 
notification via faxl 


8. Funding: This ordej 


is to be charged to Purchase Orderf 


9- Confirmation of Receipt/Deliverv : 
equipment on this order. 


jshall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


Signature of Government Employee 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof 
of delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


b2 

b4 

b7E 


page 3 


158-B-405Vi 


10/12/2004 











Memo 


ALL INFORHATIOH CONTAIHEI* 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/SC3b 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 10/8/04 ^ 

Subject: CONTRACT J-FBI-02-1 58 DCS-500Q 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




□ Installation Plan Acceptance 




o Issue Task Order 




a Issue Amendment 



B-405W 

□ Issue Equipment Shipment Order 



□ Issue Purchase Order 




o Issue Installation Order 




Please issue the above requested documentation to 


Contracting Officer's Technical Representative 














Facsimile 
Cover Sheet 


ALL FBI INFORMATION CONTAINED 

HEREIN IS UNCLASSIFIED 

DATE 06-16-2009 BT 60322/UC/LRP/PLJ/sdb 


October 8, 2004 


To 



ConttQts; Total PagesTransmined 1 Including Cover Page 


Follow-up on our earlier discussion: 



Thanks in advance. 



This fteoimik nasnusiwa it inlEnded only ^ die vsc of Dm individMl or oiii^ to witjc)) it it addietted Md may contain rafonnaiion that it privilejcd, cooRdcoiial, 
■nd exempt Awn diteksme under applicable law. If die reader o( thit metsa^ h n« die intended ledpienl or the citiployac or agent rcsponiible to ddiver it In the 
Intended recipient, yo« are hereby notified that icadinjt dincminatiiig. dutribedng or copying tbit comnunkalion it Hricily prohibited. If ywi have received ihia 
communication in eiroi. please notify ui immedintefy and nmn the ongind menage to oa itihc above address via the U.S. Postal Sctvice. Thanlc you. 

Notei: 

1. If message is not received completely or not received by intended patty, pleise contact sender. 

2. No classified infomiation shall be sent via facsimile. 

3. No technical data lelited to defense Biticies or services shall be tmnsmitied out of the Unltod Staten. 

4. No "Company Pyivite" matchiil shall be sent to on unattended machine, and itansmission ti> an onnttended machine requires tcIcpKone 
confirmacion by intended icdpicnt upon reedpt. 














U.S. Department of Justice 

Federal Bureau of Investigation 


ALL rSFORHATIOST C0I3TAIHED 

HEREIH IS TJMCLASSIFIED 

DATE 04-22-2009 BT 6O322/UC/LRP/PL0/sdb 





Ter 

Fax: 




October 13, 2004 

Sr. Contract Negotiator , 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000I 

TASK ORDER B-409 W, ENGINEER ING SERVICES, FIXED 
SYSTEM INSTALLATION ! ' 

Dear | 


b2 

h4 

be 

blC 

b7E 


Reference; Contract J-FBI-02-1 58 


The purpose of this letter is to issue task order B-409 W. 

[is to be charged to Purchase Order! 


This task order of 


Should you r equire additional info rmation and/or clarification on this task, please 
contact me aP I 


Sincerely; 


Contracting utticer 










INSTALLATION OF SYSTEM 

. 


Contract Number. J-FBl-02-1 58 Year Two 

Task Order: 158-B-409 W 

Reference: a) PM Direction 

b) Installation Schedule of 13 October 2004 

Scope of Work: The contractor shall deliver and install the system as defined in Table 
4 below, and provide guidance to the site personnel fon I 


Federal Bureau of Investigation (FBI) Task Monitors fTMsVPoints of Contact: 

a. Contracting Officer: 

b. Contracting Officer Technical Representative: 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task order. 

I- TItlej 

2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: ARO - March 4, 2005. 

4. Deliverable/Delivery Schedule: installation oH | 


b2 

be 

b7C 

b7E 

b4 


Table 4 


SERVICES 

QTY 

SITE 

DELIVERY DATE 


On or before February 18, 2005 

8:15 AM on March 1, 2005 

Bw(09W Install 


10/13/04 
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TOTAL 


6. Task Order Valu 


7. Notice to Government: shall comply with paragraph F,3 of contract 

J-FBI-02-158 if performance requirements cannot be met.. 


8. Funding: This order 


is to be charged against Purchase Order 


9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-158. 

10. Confirmation of Receipt/Deiivery:| |shall obtain proof for 

services/equipment delivered/system operational provided on this task order. 

Information required on a proof of delivery Is defined below: 

•Signature of Government Employee eceiving services. 

•Printing of individuals Name 

•Position Title of Government Employee 

•Phone number of Government Employee. 

•NOTE: Invoice for this task cannot be accepted unless accompanied with a 
proof of delivery or signature of COTR on the SF 1 034. 

11. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


B.409W Install 
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Memo 


ALL IHFOKHATION COHTAIKED 

HEREIH IS OTCLASSIFIHO 

DATE 04-22-2009 BY 60322/OC/LRP/PL J/sdb 


To: Contracting Officer 

Frorri: Contracting Officer's Technical Representative (COTR) 

Date: 10/14/04 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 1 


Request the attached file be processed as indicated below. 


ACTION REQUIRED 

SITE # 

COMMENTS 


□ Proposal Acceptance 




□ Installation Plan Acceptance 




□ Issue Task Order 




□ issue Amendment 




o Issue Equipment Order 




□ Issue Purchase Order 




B-409 W 

□ Issue Installation Order 



Please issue the above requested documentation tol 


b2 

b4 

be 

b7C 

b7E 


Contracting Officer's Technical Representative 
















U.S. Department of Justice 

Federal Bureau of Investigation 


ALL INFORHATIOW COHTAIMZD 
HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PL J/Sdb j 

Tel: 

Fax: 


j October 14, 2004 

senior Contract Negotiator 


Subject: 


b2 


CONTRACT J-FBl-02-1 58 DCS-5000I I 

MODIFICATION 002 TO B-397 W. ENGINtbHlNG SERVICES. b7E 
FIXED INSTALLATION SITE 56(SC) 


Dear 

Reference: Contract J-FBI-02-158 


The purpose of this letter is to issue modification 002 to task order B-397 W to 
change the delivery date for the equipment. 

Should you r equire additional info rmation and/or clarification on this task, please 
contact me a < ( 


Rinr-prplv 


Contracting Officer 







MODIFICATION 002 TO B-397 W 
INSTALLATION OF SYSTEM 
, fOl 


Contract Number: J-FBI-02-1 58 Year Two 

Task Order: MOD 002 B-397 W 

Reference: a) PM Direction 

Installation Plan dated Sept. 20, 2004 
Order B-347 D 

FOR 04-JG-059 dated 10/7/04 


bl 



h2 

:b4 

b6 

b7C 

b7E 


Purpose: The purpose of this modification is to change the delivery date for the system 
from November 5 to November 15 - to arrive with the installers. 

Federal Bureau of Investigation (FBH Task Monitors (TMsI/Points of Contact: 

d. Contracting Officer 

e. Contracting Officer Technical Representative: | ~ 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task order. 


1. Title; 


B-347 D) 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-1 58, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: November 15, 2004 - November 24, 2004 

4. Deliverable/Delivery Schedule: Installation ofl I 


SERVICE 

SITE 

DELIVERY DATE 


On or before November 15, 2004 

On or before November 15, 2004 


page 2 


MOD 002 
B-397-W Install 














Commence NLT November 15, 2004 
Complete prior to COB on November 24, 2004 

During installation of system 

During installation of system 

During installation of system 

system familiarization training. 

I Ito 

be completed on or before COB 1 1/24/04 


5. Task Order Value: 


6. Notice to Government: 


shall comply with paragraph F.3 of contract 


J-FBI-02-158 if performance requirements cannot be met.. 


7. Funding: Fu nding for (subtask 1) installation! I is to be provided fro m 


Purchase Orde 






8. Terms and Conditions: A ll other terms and conditions remain unchanged from 
contract J-FBI-02-158. 


9. Confirmation of Receipt/Delivery 


shall obtain proof for 


services/equipment delivered/system operational provided on this task order. 


b2 

hi 

hlE 


Information required on a proof of delivery is defined below; 

•Signature of Government Employee receiving services. 

•Printing of individuals Name 


•Position Title of Government Employee 


•Phone number of Government Employee. 


•NOTE: Invoice for this task cannot be accepted unless accompanied with a 
proof of delivery or signature of COTR on the SF 1034. 


10. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


MOD 002 
B-397-W Install 


10/14/04 
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ALL IKTFORHATION COHTAIITED 

HEREIH IS iniCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/lRP/FLJ/3dto 


Memo 


To: Contracting Officer 

From: - Contracting Officer's Technical Representative (COTR) 

Date: 10/14/04 

Subject: CONTRACT J-FB 1-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




□ Installation Plan Acceptance 




□ Issue Task Order 

HHI 


B-397 W 
MOD 002 

□ Issue Modification 002 to Installation 
Order 


MOD to change 
system delivery date 
from 11/5 to 11/15 



■■II 



Please issue the above requested documentation to| 


ta2 

fee 

b7C 

b7E 


Contracting Officer’s Technical Representative 












U.S. Department of Justice 



Federal Bureau of Investigation 


ALL INFORHATION COHTAIHEU 
HEREIN 13 UNCLASSIFIED 

DATE 04-22-2009 BT 60322/UC/LRP/PLaysdb L^_ 

Tel. 

Fax: 


October 15, 2004 


Sr (^.nntraot Nfiontiarnr 


b2 

b6 

b7C 

b7S 


Subject: CONTRACT J-FBI-02-158 DCS-5000 

MODIFICATION 003 TO ENGINEERING SbKVICbS UKUbK 
158-B-345W 


Dear| j 

Reference: Contract J-FBI-02-158 


The purpose of this letter s to issue modification 003 to task order 158-B-345 W 
to complete installation of 


Should you r equire additional info rmation and/or clarification on this task, please 
contact me a\ I 


b2 

b7E 

b6 

b7C 


Sincerely; 


uomracTing Urticer 





MODIFICATION 003 TO TASK ORDER 
B-34S W FOR 


b2 

Contract Number: J-FBl-02-1 58 Option Year Two b4 

b7E 

Task Order Number; MOD 003 158 B-345 W 


Purpose: T he purpose of this m odification is to extend the period of performance to 
complete th j * 


until November 5. 2004. 


References: (a) 


letter DJ-080304-01 dated 3 August 2004 


1. Federal Bureau of Investigation (FBI) Task Monitors (TMs)/Points of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 


be 

b7C 


2. Notice To The Government Of Delays: 

of contract J-FBI-02-158. 


shall comply with paragraph 


F.3. 


3. Deliverable/Delivery Schedule: Updated system (hardware and software) to be 
representative of systems currently being deployed to the field. 

Table 3 


Task Description 

Required Date 



On or before 



November 5, 2004 


4. Confirmation] phall confirm receipt of this order by e-mailing the 

Contracting Officer and Contracting Officer Technical Representative. Alternate 
notification via fad 


5. Funding: This is a no-cost mo dification. The total cost of this order 
is to be charged to Purchase Order l 


6. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


b2 

b7E 


b4 


MOD 003 
158-B-345W 


b2 

b7E 


10/15/04 









ALL IWFORMATIOK COKTAmED 
HEREIH IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 08/06/04 

Subject; CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


□ Proposal Acceptance 




o Installation Plan Acceptance 



MOD 003 
B-345 W 

□ Issue Modification 003 to Task Order 


Extend period of 
performance 


□ Issue Amendment 




□ Issue Equipment Shipment Order 




Q Issue Purchase Order 




□ Issue Installation Order 




Please issue the above requested documentation tea 


Contracting Officer’s Technical Representative 











U.S. Department of Justice 

Federal Bureau of Investigation 


ALL IHFOimTIQH COHTAIHEK 

HEFEIH IS UNCLASSIFIED t7F\ 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/saii Fax:\ 




Sr Cantract_Neaotiator 




October 15, 2004 


Subject: 


CONTRACT J-FBI-02-158 DCS-500d 
ENGINEERING SERVICES ORDER 1b8-b-4Ub W. 


b2 

b6 

b7C 

b7E 


Dear 


Reference: Contract J-FBI-02-158 


The purpose of thi s letter is to issue task order 158-B-4Q6 W requesting 
estimate to providef 


Order Response is required not laier man uciocer 22, 4UU4. 


a cost 
Task 


Should you r equire additional in formation and/or clarification on this task, please 
contact me 


Sincerely; 


Contracting Officer 




B-406W 

pcoi icQT c r>D rrtcT fctimatc 


Contract Number: J-FBt-02-158 Year Two 
Task Order Number; 158-B-406 W 


Reference: a) PM Direction 

b) Program Meeting of September 13. 2004 

c) Working paper from i | of 

September 13. 2004 (Attachment B - 5 Pages) 


bated 


Scope of Work: The Contractor shall provide a Task Order Response to this 

Request for Cost Estimat e, pricing each task below separately. 

This estimate will includel I 


Paragraph references included in Scope of Work are from 
Reference ‘c’ document above. 


h2 

b4 

be 

b7C 

b7E 


158-B-«06 W 


Multiple Sites 


•10/15/2004 


page 2 





b2 

bo 

b7C 

b7E 



Federal Bureau of Investigation (FBI) Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer; 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 

1. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.4. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer, in writing, if any events arise that will not prevent this order from 
being fully executed. 


158-B-406 W 


Multiple Sites 


10/15/2004 


page 3 




2. Task Order Type: In accordance with paragraph B.3 of contract J-FBl-02-158, the 
order type of this task is Firm, Fixed Price (FFP). 


3. Title: RFCE fori 


4. Period of Performance: ARO to 10/22/04 


5. Deliverable: Task Order Response fon 


6. Task Order Value: To be Determined by response to this Request for Cost Estimate 
(RFCE). 


7. Confirmation |shall confirm receipt of this order by e-mailing the 

Contracting Offic er and uontractin o Officer Technical Representative. Alternate 
notification via fa) j I 


8. Funding: Funding for this task shall be identified upon receipt of a Task Order 
Response. 


9. Confirmation of Receipt/Deliverv : 
services on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below; 

• Signature of Government Employee (at site as defined in SOW) receiving 
services. Prior to shipment Government personnel will inventory and bar-code 
appropriate components. 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 

contract J-FBl-02-158. 


b2 

b7E 


ATTACHMENTS (2) 


158-6^06 W 


Multiple Sites 


10/15/2004 


page 
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ALL FBI IHFOKHATIOU COMTAIMEIi 

HEREIN IS TJNCLASSIFIED 

DATE 06-16-2009 BY 60322/UC/LRP/PLJ/sdD 


This fiesiiniJc tnnsmittiOB ii intend only for the uk o{ the tndivi<tiMl or entity to which it is uidieised ud may oonuic. infomnatioii diet is privileged, 
confirlentUL ud estcmpt from ditclosun under ^licoble )iw. if the reader of this meMaje is not the iorended redpient or die employee or agctn ictpeaiible to 
deliver it to the iniaided recipient, you ue hereby notified that Miidhig, dincmiauiiig. ditoibadag or copying thit coniRiunicntian is stiictiy piohibited. If you have 
received this commoaieHion in eiror, plca.se eedfy as jnmnediatety ud return (he od^nal mess eye to vt at the ihovc address via the UB. Th«lal Service. Thaiiii ymi. 

Nm»: 

1. If message is sot received coinpletely or not Ttxeivod by intended party, piease contact sender. 

1. No elaeaifiedinTanitDtion shall be sent via fbcciadle. 

3, No lechineal dab related to dtfense astidts or services shall be nnsmiited out of the United States. 

4. No Xotnpany PrivaK'* material shall be tent ts an uoattended tnat^mc, and transmission to an snatiended machine requires telephone 
confirreatioa by intended reeipient upon mceipi 













Memo 


ALL INFORHATIOH COHTAIHED 

HEREIH IS imrCLASSIFIED 

DATE 06-10-2009 BY 60322/UC/LRP/PLJ/s<JLi 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 10/15/04 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE # COMMENTS 


o Proposal Acceptance 




□ Installation Plan Acceptance 



B-406 W 

o Issue RFCE Task Order 

All 

RFCF fnri 

r 



o Issue Amendment 





□ issue Equipment Shipment Order 




D Issue Purchase Order 

HI 



Please issue the above requested documentation toj 


Contracting Officer's Technical Representative 


b6 

b7C 

b2 










Subject: 

Reference; 


Submittal ofRevised Task Order 158-B-348 W, Mod 001 

(a) Ltr DJ- 1 00704-01 Dated 7 October 2004 

(b) Ltr 04-JG-056; Submittal ofRevised Task Order 158-B-348 
W, Mod 1 Dated 5 October 2004 


Enclosure; 


levised Task Order Response Dated October 4, 2004 


Dear Mr. Gareltck, 


Upon review of < 
revised pricing f< 


enclosure (11 1 |d iscovepallbaLO 

pT i I The correct total foij [si 


the wrong 1 
should be I 


rieing shee t was inc luded in our 
I instead of] I 


> indicated. The correct Task Order pricing shefet has been included in tltc attached enclosure, 
apologizes for, the oversight. 


b2 

b7E 

b4 



The revised Firm Fixed Price for Subtask-2 i 
submitted. 



instead o 



previously 















PLc4.^ ^c/oSM^ 

a....Oiufii(J(^J I , 


PImm. (MA. ^usA/^j 



b6 

b7C 

b2 


This facsimile transnussioa is inceuded only for the use of [he'individust or enriiy w which it is addressed and may contain information that is privileged, 
confidential, and exempt from, disclosiue under applicable law, If the reader of this messaee is sot the itueoded recipieoi or the employee or agent responsible to 
deliver it to the intend^ recipient, you are hereby notified that reading, di weminating, di,slobuting or copying this communication is SOictly prohibited. If you. have 
received this eommtinicaUon in error, please notfy lu immediately snd renira the origtBa! message to us at the above address via the Uil. Posal Service. TbanJ: you. 



lOtes: 

7. If message is not received completely or not received by intended party, please contact sender. 

2. No classified Information shall be sent via facsimile. 

3. No technical data related to defense articles or .services shall be transmitted out of the United States. 

4. No "Company Private" material shall be sent to an unattended machine, and tratismission to an unattended machine requires telephone 
con nrmatfon by intended, .recipient upon receipt. 








In Reply Refer to Serial: G4-JG-0S2 


October 27, 2004 

Fede ral Bureau of Investigarion 
Attn:l "] 


Subject: Contract J-02-158, Indefinite Delivery t Indefinite Quantity (ID/IQ) 

Reference; (a) Contract J-02-1 58, Task Order 1 S8-B-408-W, 


Enclosure; (.1] 


fask Order Response dated October 27, 2004 


Company is p leased to submit Enclosure fl j in response to the 

Governm^t^s requCTt tor pnerng tol 

I I ihe cost to oerlorm the required task is a t'lmi fixed rnce oi| 

This price is valid for 60 days from the date of this letter. 

I "V eguests that the Governmen t review the assumptions and conditions of this letter 

along with Enclosure (1). Furtbermore. requests that the Govemiuent p rovide prompt 

notification of any questions, concerns or disagreements. If any issue should arise 

reserves the right to revise any part of the Task Order Response in cluding pric e. Snould 
additional tasks be authorized outside the scope of this Task Ordei [ reserves the right 

to submit a proposal for the additional work. 









lui ^vv‘t lo.ja 


Proprietary 


In Reply Refer to Serial: O4-JG-083 
October 27, 2004 



Subject: Contract J-02-1 58, Indefinite Etelivery / Indefinite Quantity (ID/IQ) 

Reference: (a) Contract J-02-158, Task Order I58-B-409-W, 


Enclosure: (1) 


fask Order Response dated October 27, 2004 


The cost to perform die required task, is a Firm Fixed Price o 
This price is valid for 60 days from the date of this letter., 

I requests that the Governmen t review the assumptioDS and conditions of this letter 
along with Enclosure (1). Furthermore j { equests that the Government pr ovide promp 

notification of any questions, concerns or disagreements. If any issue should arise 

reserves the right to revise any part of the Task Order Response io cludipE pric e. Should 
addition^ tasks be authorized outside tlie scope of this Task Order reserves the right 

to submit a proposal for the additional work. 


Should you have questions r eearding tin 
at telephone! lor via emai][ 


se contact the unders.igned 


Sincerely, 


lOMPANY 


Senior Contract Negotiator 


Proprietary 






il/Q^/ZDOM 11. HZ 


Facsimile 



ALL FBI IMFOBHATIOH COHTAIKED 

HEREIH 13 UNCLASSIFIED 

DATE 06-16-2009 BY 60322/UC/lRP/PLJ/sdb 



Tel 

Fax 




Dare . . 

1 Message No. 

To 

Telephooe No. 1 LocatiOn/Departmeni'- 

1 

1 

Organization 

iESilii b4 

bo 

Ftolti 

Telephone No. j Mail .Stop b7C 

1 

1 1 


Message: Conteirts: Total Papw Transmitted _2_ Including Cover Poge 



The below table reoresents 1 


This table was based on the best available information 

at that time and was expedited so 
e. Wc welcome the opportunity Co 
toe, based on your urgent need to 
on provided in your decision making 

that) Icould cotmezice as soon as possiW 

collectively bring tnis listing to date, in the meant i 
move forward ^he updates, please use the informatj 

process for thej j 

Please note that 1 1 

1 1 ^ 



Hcdwolf Ueense Fee Celeutaflons TIU 


- 

TTii .1 fiuimilc iranstnianon u intcoded only for the use Of the individoat cr entity to which it it addressed and may contain information ch at it privileged, confidenciaL 
and excmpl horn disclotan: mder appiicabit law. If the leader of this mcss.ifc is not the initaded leapieat or the employee or agent leapomible to deliver it W the 
intmded redpient, you ate hereby notified that reading, <fisscininatio|. disrributrng nr cirpying this comnumicaiton is stliclly prohibited. If yos have received this 
conintimication in emu. please notihr US intme diately and rctiim the ntigine) mesnse eo os el the above address vra ihc U.X Pnsiai Service. Tlmiilr yen 


Notes: 

1. ir message is not received conqiletely or not received by inlOHled party, please contact sender. 

2. No classiBcd infonnadon shall be .sent via fac.simile. 

3. No ccctuiienl dele icietcd to defense articles or services shall be iraiisinincd out of the United States. 

4. No "Compsny PtIvbIc'* materitl shall be sent U) an unattended machine, and transmission to an unattended machine requires telephone 
cofllimwiion by intended recipient upon reedpi 












Thanks in advance. 



Thi* fecsimilt mnsmis^ion is inMndoj only FoMtie vseo{ lh» individMOl or entity to which ilis oddicired and nwy contain nilbttnation thi) is priviic^. conridcnlisl, 
end aempt front disclosuic BOdcT applicable law. If the reader of Ihis message is bM the intended recipient or the cmplnycc or agent icapnmihic to deliver it to the 
intended impient yen nie hereby nolifiett that rcadiiig. dissentinating, disUibuting or copying this comnninicasiait is striciiy prehihiicd. If yoo have received this 
commiinicarian in ornr, please notify tie imtncdintcly and rcioni tit* Olf gimtl iMStoge U uS W the above iddreu via the U.S. Postal Service. Thank you. 


No*»«t 

1. ' If message is not received completely or not received by intended party, please contact sender. , 

2. No classiried information shall, be sent via facsimile. 

3. Ko leehRK-al data related to defense aiticlcs or services shall be intnsmitii^ out of the United States. 

4. No "Company Private’' material shall be sent to an unattended itiachinc. and transmission to an unattended machine require; telcphane 
coitfimiBtion by intended recipient upon receipt 








U.S. Departmenl of Justice 
Federal Bureau oflnvestigation 



ALL INFOiyiATIOH COMTAIKED 

HERE IK IS UHCLAS3IFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PL J/sdb 


Tel: 

Fax. 


November 22, 2004 


ar. uoniracts Negotialof 


Subject: Contract J-FBl-02-158, DCS-5000 
Reference; Contract Clause H.2, 

Dear I 


b2 

b6 

b7C 

b7E 


The purpose of this correspondence is to confirm the requirements defined in a 
telephone conversation of November 18. 2004. between a member of our 
contractor support st aff and . [Th e topics 

-of conversation were^ 



We would expect any aff irmative res ponses to this request to result in additional 
CUNs being proposed bij JIAW clause H,2 of subject contract. Any 

proposal to add the above items snail include the specifications for the products 
being proposed. 


b6 

b7C 


b2 

b7E 


Should you require ad ditional informatio n and/or clarification on this matter, 
please contact me at (| | 


.■=;inr.p.rp.lv 


b2 

b6 

b7C 


Contracting Officer 







U.S. Department of Justice 
Federal Bureau of Invesligatiou 






Fax: 


r 


December 3, 2004 


Sr. Contract NeaetiaW 


Subject; CONTRACT J-FBI-02-1 58 DCS-5000| I 

MODIFICA TION Q03 TO TASK ORDFR n-408 W 


SERVICES 


Dea 


b2 

b6 

b7C 

b7E 


The purpose of this letter is to issue modificatio n 003 to task o r der R.40R w to 
(1 ) provide the migrat ion information and (2) adc j \ 3s \ | POC 

fo l ~| AII other terms and conditions remain unchanged. 


Should you r equire additional infor mation and/or clarification on this task, please 
contact me at j \ 


ALL IMFOBHATIOH COMTAIMED SinCerelV. 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY S0322/CrC/LRP/PLJ/Sdb 


Contracting Officer 






MOD 003 TO B-408 W 
FOR 


Contract Number: J-FBI-02-158 Year Two 


Task Order; 158-B-408 W MOD 003 


Reference: (a) PM Direction 

(b) I l of 1 9 October 2004 

(c) TOR dated October 27, 2004 (Ref. 04-JG-082) 

(d) I l letter (04-JG-109) dated November 16, 2004 


Purpose: The purpose o f this modifica tion is to (1 ) provide the 


paragraph 4. and (2) add 


as a POO al 


other terms and conditions remain unchanged. 


I 


All 


Scope of Work: The contractor shall provide engineering services to perform the tasks 
identified in paragraph 4 below and in reference (c) above. 


Federal Bureau of Investigation fFBH Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this task order. 


b2 

b4 

he 

blC 

ta7E 


1. Title : 


2. Task Order Typ e: In accordance with paragraph B.3 of contract J-FBI-02-158. the 
order type of this task is Firm Fixed Price (FFP) for labor and Cost Reimbursable (CR) 
for travel (see paragraph 5 and 8 below). 


3. Period of Performance: ARO - February 1 1, 2005. 


4. Dellverable/Deliverv Schedule: Installation of 


B-408 W Mod 003 System Install 


12/03/04 


page 

•2 








5. Estimated Task Order Value: 
CR Travel Not to Exceed I 


fFFP Labor o\ 


6. Notice to Government of Delays: | Ishall comply with paragraph F.3 of 

contract J-FBl-02-158. The contractor shall notify the Contracting Officer in writing if 
any events arise that will prevent this order from being fully executed. 


7. Funding: Funding for this ordel 


shall be from Purchase Order 


0,408 W Mod 003 System Install 



12/03/04 


page 

3 






8. Travel: I [shall comply with paragraph H.3, Travel, of contract J-FBI-02-158 

and Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per 
diem rates in effect at the time of travel as set forth in the Federal Travel Regulation. 
Airfare costs in excess of the lowest customary standard, coach, or equivalent airfare 
offered during normal business hours ar e unallowab le unless documented, justified, 
and approved in advance by the COTR. j [shall provide a copy of receipts as 

part of the invoice package submitted for payment upon completion of the task. 


9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-158. 


10. Confirmation of Receipt/Del iverv: 


[shall obtain proof for 


services/eq uipme nt delivered/system operational provided on this task order and fax 
the proof toj jat t I 


Information required on a proof of delivery is defined below: 


b2 

b7E 


•Signature of Government Employee 


receiving services. 


•Printing of individuals Name 


•Position Title of Government Employee 
•Phone number of Government Employee. 

•NOTE: Invoice for this task cannot be accepted unless accompanied with a 
proof of delivery or signature of COTR on the SF 1034. 

11. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


B-408 W Mod 003 System Install 


b2 

b7E 


12/03/04 
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U.S. Department of Justice 
Federal Bureau of Investigation 









RFCE Td 


Contract Number: J-FBI-02-158 Option Year Two 
Task Order Number; 1 58-B-437 W 
Reference: a) PM Direction 
Scope of Work: RFCE to 


Federal Bureau of [nvestigation (FBI) Task Monitors ^TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative:] j 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title 


2. Task Order Type; In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: NLT December 17, 2004 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 

5. Deliverable/Delivery Schedule : 


Description 

QTY 

Delivery 

Site 

Delivery 

Date 

Reference 


12/17/04 



6. Task Order Value: To be determined based on TOR. 


h2 

b4 

-b6 

b7C 

b7E 


1 58-8-437 Vt 


12/6/2004 
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7. Confirmation: 


]shall confirm receipt of this order by e-mailing the 


Contracting Offic er and Contracting Of ficer Technical Representative. Alternate 
notification via fad 


8. Funding: To be determined based on TOR. 


9. Confirmation of Receipt/Deliverv : 
equipment on this order. 


jshall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


Signature of Government Employed 


jeceiving rehabilitated systems 


Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 


• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


156-B-437 4 


12/6/2004 




U.S. Department of Justice 
Federal Bureau of Investigation 






Tei: 

Fax: 




December 8, 2004 


Sr. Contract Negotiator 


Subject: CONTRACT J-FB 1-02-1 58 DCS-SOOOl 

ENGINEERING SERVICES ORDER B-437 W MODIFICATION 001 


b2 

b6 

b7C 

b7E 


Dear] 


Thp. niirnnqp! nf this loffpr k tn k<;iiP MnHifiratinn 001 tO Task Order B-437 W tO 


Should you re^iiirp. ;^iiditinnal ipformation and/or clarification on this task, please 
contact me at 


Qinrprplw 


ALL IHFOEHATIOH COHTAIHED 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/sdl] 


Contracting Officer 







MODIFICATION QQ1 TOl 

Contract Number: J-FBI-02-158 Option Year Two 

Task Order Number: 158-B-437 W Mod 001 

Reference: a) PM Direction 

b) TOR (04-JG-xxx) dated 12/7/04 

Scope of Work 


Federal Bureau of Investigation (FBH Task Monitors (TMsVPoints of Contact; 


a. Contracting Officer 


b. Contracting Officer Technical Representative; 


The Individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title; 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance; NLT December 13, 2004 

4. Notice To The Government Of Delays; Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 

5. Deliverable/Delivery Schedule : 


Description 

QTY 

Delivery 

Site 

Delivery 

Date 

Reference 


12/13/04 



6. Task Order Value 


158-B-437 W Mod 001 


12/B/2004 















7. Conftrmatton:| shall confirm receipt of this order by e-mailing the 

Contracting Offic er and Contractin g Officer Technical Representative. Alternate 
notification via faJ 


8 Funding: This order] 


is to be charged to Purchase Ordeii 


9. Confirmation of Receipt/Deliverv : 
equipment on this order and fax proof td 




Ishall obtain proo f of delivery for 


Information required on a proof of delivery is defined below: 


Signature of Government Employee 


receiving rehabilitated systems. 


Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 


Printing of individuals Name 
Position Title of Government Employee 


b2 

,b4 

b7E 


Phone number of Government Employee. 


Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


158-B-437WMod001 


12/8/2004 


page 

3 







U.S. Department of Justice 
Federal Bureau of Investigation 


ALl IHFORHATlQir CQNTAIMEIi 

HEREIN 13 UNCLASSIFIED 

DATE 04-22-2009 BY 60322/OC/LRP/PLJ/siib 


Tel: 

Fax: 


January 26, 2005 


Sr. Contrac ts NRnntiatnF 


Subject; Contract J-FBI-0-082| | 

RpfRrpnrRs- (a) l I Invoice 62390-1 19 

(b) Task Order 082-W-213 dated November 7, 2002 

(c) | |r OR (RS-02-404) dated October 29, 2002 


Dean 


I have attached a copy of reference s (b) and (c) that indicate what the Government 
contracted for and what l I was to provide. Based o n these docurn ents. 

reference (a) is being rejected because the invoice amount I I exce eds 

the amount of the Firm Fixed Price (FFP) task order t V as 

tasked in reference (b) to provide a report by January 8, 2002, and no further tasks 
were authorized or contracted for. 

Shouid you r equire additional info rmation and/or clarification on this matter, please 
dontact me atl I 


ginroroK/- 


be 

b7C 

b7E 

b4 


Contracting Utticer 








U.S. D.epartment of Justice 

->^, --. ;..-ifed^a;al.}Bureau ofJnvestigatipa^.,^^^ : 


All IHFOraiATION CONTAINED 

HEREIN IS UNCLASSIFIED 

DATE 04-22-2009 BY 60322/UC/LRP/PLJ/Sdb 


^fininr Contract Admimstrator 


Tel: 

Fax: 


November 7, 2002 


h2 

be 

b7C 

b7E 


Subject: CONTRACT J-FBI-Q1-QR2 

TASK 082-W-213 SITE 30 ACCEPTANCE OF 
PROPOSAL 


Dear[ 


2002 . 


Reference; 


Proposal for 082-W-213, RS-02-404 dated October 29, 


The FBI is pleased to accept your proposal for the subject task with the following 
condition to your response RS-02-404 dated October 29, 2002. 


Assumption number 4. 

The government is n ot in anreern ent to furnish 


I he govern ment is n ot in anreern i 
\ ""I no cost to | I 


- If the I 
requir^ 


]kh^ performance of t his task 


M/ill be 


- I {shall submit a cost nmno.sal to the n ovemment (n advance of 

I [ a justification and rationale 

to support the purchase shall be incorporated in the proposal. 


- The gov ernment will iss ue a modification to this taf;k if it accepts the 
proposal 






upon your confirmation and agreement oh the above conditions 
to commence performance witti a delivery date by January 8, 2( 


s authorized 




Cliarge this task order to Purchase Order 


Sincerely: 





Proprietary 


In Reply Refer to Serial: 05-JG-071 

Febmary 17, 2005 

Feder al Bureau of Invesriaation 

Attn: I ' " 1 


Subject: Contract J«02>158, Indefinite Delivery / Indefinite Quantity (lO/lQ) 

Reference: (a) Contract J-02-158, Task Order 158-B-459-W, RFCE. 


b2 

be 

b7C 


Enclosure: (1) 

T_ b7E 

[Task Order Response dated February 1 S, 2005 b 4 

Deaij 




1 [Company 

is pleased to submit enclosure (1) in response to tbe Govemmot's 

request for pricing 



The labor costs to perfonn the required task is a Finn Fixed Price 


I Travel and other direct 


costs (ODCa) for planning purposes, is Coat Reimbursable and estimated to be approximately 
These prices are valid for 60 d^ Grom the date of this letter. 


For planning purposes, authorizatioa to proceed must be received b)| po later than March 1 1 , 

2005. Any dele^ beyond die date of March 1 1 may result in the requirement for a schedule change. 


enclosure 


[requests that the Qovernment review the assumptions and conditions of this letter along with 
_ requests that the Goven ipientnrpvi 


(1). Additionally, 


prompt nodjRcation of any 
res the right to revise any 


questitHis, concerns or disagreements. If any issue should aris q wav ia^A\ W AVVI9V 

part of the Task OrdfiLELfiSOonse including price. Should additional tasks be authorized outside die scope 
of this Task OderJ reserves the right to submit a proposal for die additional work. 


Should yiw h*yg mwsrtfiri* regarding t his letter or the enclosure, p lease contact the undersigned at 
telephone or via email to 


Sincerely, 


ImMPATJV. 


pernor Contract Negotiator 


Proprietary 










|Proprietary 

In Reply Refer to Serial: 04-JG-066 

February 15, 2005 

F eder al Bureau of Investigation 
Attn; I 


Subject: Contract J-02-158, Indefinite Delivery / Indefinite Quantity (ID/IQ) 

Reference: Contract J-02-158, Task Order 158-B-458-W, RFCE, 

Enclosure: (1) I ~l Task Order Response for 158-B-459 W dated February 15, 2005 


b2 
- b7E 
b6 
b7C 


Compan>|[ 


is pleased to submit Enr.losnre m in response to the 


Government’s reque st for pricing to develop] 

[The cost to perform the required task is a Firm Fixed Price of]. 


b2 

b4 


This price is valid for 60 days from the date of this letter. 

T o meet the G overnment’s schedule, it is imperative that authorization to start work be received 
|no later than February 21, 2005. Any delay beyond the February 21st date will 


result in the requirement for a schedule change. 


I ^ requests that the Governmen t review the assumptions and conditions of this letter 

along with Enclosure (1). Additionally ] j requests that the Government pr ovide promp t 


notification of any questions, concerns or disagreements. If any issue should arise,]^ 

reserves the right to revise any part of the Task Order Response in cluding pric e. Should 
additional tasks be authorized outside the scope of this Task Order J ] reserves the right 

to submit a proposal for the additional work. 


Should you 
at telephohe[ 


proposal tor me aaoitionai worK. 

have questions regarding this letter or the enclosure, nle^ e contact the undersignet 
; or via email tc 


Sincerely, 


1 COMP ANY. 


b2 

b6 

b7C 


Senior Contracts Negotiator 


Proprietary 







March 29, 2005 



Subject: Contract J-02-1 58, Technical Engineering Change Proposal 








Proprietary 








Proprietary 


In Reply Refer to Serial: 05-JG-125 

March 25, 2005 

F eder ai Bureau of Investigation 
Attn: I I 


Subject: 


Reference: (a) Contract J-02- 1 58, DCS-5000 { 

(b) Government letter dated March 14, 2005 


Dean 


b2 

b4 

b7E 

be 

b7C 


[Proprietary 


As a result of a request per the refe rence (b) letter made by the Contracting Off icer’s Technical 
Representative (COTRl iComnanvl Iformallv requests thatf I 








I Proprietary 
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b6 

b7C 

b2 





Proprietary 


March 1 1 , 2005 


In Reply Refer to Serial 05-JG-096 


F eder al Bureau of Investigation 
Attn: I \ 


bZ 

b6 

b7C 

b7E 

Subject; Contract J-02- 158, DCS-5000 


Reference; 

(a) 

Government Letter Dated January 18, 2005; Request for Data Rights 
Information 


(b) 

Teleconference of February 16, 2005; Subject: Clarification of Data 
Rights Information Requested by the Government 

Enclosure: 

Deal 

(1) 

Matrix Listing ofj 

1 


jcompany Data Rights Information 


Pursuant to the reference (a) letter and the reference (b) telecon[] 


]Compan£ 


submits herewith a matrix which identifies the technical data/computer software of which the 
government’s right to use, release, or disclose should be restricted. 


As requested per reference (a), the enclosed matrix containsj 
following contracts: 


asserted rights for the 


b2 

b4 

b7E 

be 

bVC 


jProprietary 










Serial No. 05-JG-096 
March 11,2005 


Proprietary 


h2 

b4 

b7E 


Contract J-02-158 

Under contract J-02-1 58, the government is procuring DCS-5Q00I I 


Should you have any questions or require a dditional informa tion regarding this letter or the 


enclosure, please contact the undersigned at 


or via e-mail at 


Sincerely, 



b2 

b4 

b7E 


b2 

b6 

b7C 


Proprietary 


■2 




Enclosure (1) 


Identificatiort and Assertion of Restrictions on the Government's Use, Release, or Disclosure of Technical 
Data or Computer Software for the following contracts: 














Proprietary 


In Reply Refer to: Serial 05-JG-120 


March 29, 2005 

Fede ral Bureau of InvesUgation 
Attn: I 


Subject; Contract 3-02-158, Technical Engineering Change Proposal 

Reference; fa i Contract J- 02-1S8. DCS-500oj 

(b! piscussioos with COTR 


Dead 


Company formally requests that a modification to reference (a) be 

prepared to add the tbllowing new Contract Line Item Numbers (CLIN- s) to t^le B-1 . 


b2 

b4 

b7E 

b6 

b7C 


JProprietary 














MenaKC! Cooteotf: Totil Pages TrjHismjtted J Ihclu<lmg Covet Page 


]hJUo 


b2 

be 

b7C 




TMf ftcnmile trr)smj»ion i< mloHled oaty (or (he «K of ihcfnUvitha] or entily to which it ir eddmod end teay cancihi lofonntlon tiut •> privijepsi^ oonfidentitl, 
cad tMin(lft(iuidi«c1onDcu>derippUubU1iw. Jf (he mdctofthilnKuaieii not the intended ttcipicat or The cmployeo or ceentrotpoiuiblcip deliver Uloihc 
in{Rtdcdf«cip'cnl,>oUHeher(ilrne(ifMtb«nadmbdiacminitinfrdtstrib(itinf«r<nprngthi«cafnRiiaiiciitiaii irrtictly prohibited. IfyMt hive nccived (hie 
eamnnnirotlon in error, ptaie mui^ u( nroncdiMchr *nd mim the ineuap to u« «t dw ihovn addren Mii the US. PosbI Sevier. Ttsmk you. 

IVolei; 

1. Ifrnettage is not Toccived completely Of not received by intended petty, p1ea.<ieconiact Made. 

2< No clueified infomation eball be ocat vie fbcsmtiic. 

3. No technical data related to deftaie artides or eciviec$ (hall be trsnsnitted out of the Uotted States. 

4. No ’'Company Ptivate* materia) ihall be sent to an unattended machine, and nansndnion to an uoanended machine requires tclephom 
eorftmwilofl by intended recipient upon receipt. 









U.S. Department of Justice 
Federal Bureau of Investigation 


ALL INFORMATION CONTAINED 

HEREIN IS NNCLASSiriED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdb 


March 29, 2005 


Tel: I 
Fax:, 


ar. (Jontracis Neaoiiator 


Subject: Contract J-FBI-02-1 58, DCS-500([ 

References: (a) Red Wolf 

(b) RedWolfI 

2005 with Price Detail 


Dear^ 


The Government has reviewed the above references and has enclosed a list of 
comments and questions. Please provide written responses to the comments and 
questions contained in the enclosure NLT April 6, 2005. 

Should you r equire additional inf ormation and/or clarification on this matter, please 
contact me atl I 


Sincerely; 


Contracting Officer 


ECP dated 9 March 2005 
ECP Rev, 1 dated 16 March 


h2 

be 

b7C 

b7E 


Enclosure 





ALL IHFORHATION C0MTAIIIT:D 

HEREIN IS UNCLASSIFIED 

DATE 04-2B-2009 BY 60322/UC/LRP/PLa/3dl) 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 3/23/05 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE# COMMENTS 


□ Issue Delivery Order 




□ Issue Task Order 




□ Issue Modification 




□ Issue COTR/CO letter 




Please issue the above requested documentation to 


b6 

b7C 


Contracting Officer's Technical Representative 


b2 

b4 

b7E 









U.S. Department of Justice 

Federal Bureau of Investigation 



The purpose of this letter is to issue modifiction 002 to task order 158-B-482 W to 
(1) change paragraph 2, Task Order Type, (2) change paragraph 6, Task Order 
Value, and (3) add paragraph 11, Travel. All other terms and conditions remain 
unchanged. 



rmation and/or clarification on this task, please 







MODIFICATION 002 TO 8^82 W 


h2 

hlE 


RFCE FOR 


Contract Number; J-FBI-02-158 Year Two 


Task Order Number; 158-B-482 WMod 002 

Reference: a) Email dated 3/25/05 

b) TOR (05-JG-1 38) dated 4/7/05 

Purpose: The purpose of this modification is to (1) change paragraph 2, Task Order 
Type, (2} change paragraph 6, Task Order Value, and (3) add paragraph 11, Travel. All 
other terms and conditions remain unchanged. 


Scope of Work: r 1 -^2 

1 :b7E 


Federal Bureau of Investigation /FBI) Task Monitors (TMeyPoints of Contact; 


a. Contracting Officer; 


b. Contracting Officer Technical Representative: 


b6 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: 


b2 

b7E 


2. Task Order Type: In accordance with paragraph B. 3 of contract J-FBI-02-158, the 
order type for this task is Firm Fixed Price (FFP) for the labor and materials and Cost 
Reimbursable (CR) for the travel. 


3. Period of Performance: Mid-July 2005 to mid-August 2005 


4. Deliverable: Verification that 


5. Notice To The Government Of Delays 


Jshall comply with paragraph F.3 


of contract J-FBI-02-1 58. The contractor shall notify the Contracting Officer in writing if any 
events arise that will prevent this order from being fully executed. 


page 
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15e-B-482W, Mod002 . 


b2 

b7E 


4/15/05 






.6'. Estimated Task Order Value: 


travel of[ 


(FFP labor/materials of| 


land CR 

b4 


7. Funding: Thisorderf 


is to be charged to Purchase Orders 
and 


8. Confirmation: | jshall confirm receipt of this order by e-mailing the 

Contr acting Officer an^ Contracting Officer Technical Representative. Alternate notification 
via fax 


shall obtain proof of delivery for 


9. Confirmation of Receipt/Delivery : 
services on this order. 


Information required on a proof of delivery is defined below: 

I receiving services. Prior to 


hZ 

b7E 


Signature of Government Employee 
shipment Government personnel will inventory and bar-code appropriate 
components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee. 


• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1 034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


1 1. Travel;! shall comply with paragraph H.3, Travel, of contract J-FBI-02-158 

and Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per diem 
rates in effect at the time of travel as set forth in the Federal Travel Regulation. Airfare 
costs in excess of the lowest customary standard, coach, or equivalent airfare offered 
during normal business h ours are una llowable unless documented, justified, and approved 
in advance by the COTR. I bhall provide a copy of receipts as part of the invoice 


package submitted for payment upon completion of the task. 


158-B-462 W, Mod 002 


b2 

b7E 


page 
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U.S. Department of Justice 
Federal Bureau of Investigation 


AIL INFOWIATIOK COHTAIHZD 

HEREIN IS TJHCIASSIFIED 

DATi: 04-28-2009 BY 60322/UCyiRP/PLJ/sdb' 

Tel: 

Fax: 


April 12, 2005 


ar. contracts Negotiator 


Subject: Contract J-FBI-02-158, DCS-5000L 


b2 

b7E 

b6 

hlC 


References: (a) Red Wolf 

(b) RedWol] 

2005 with Price Detair 


ECP dated 9 March 2005 . 
ECP Rev, 1 dated 16 March 


(c) Government letter dated March 29, 2005, Comments and 
Questions, 


(d)[ 


letter (05-JG-136) dated April 5, 2005, Responses 


Dean 


The Government has reviewed thej responses in reference (d) and 

has enclosed another set of comments and questions. Please provide written 
responses to the comments and questions contained in the enclosure NLT 
April 18, 2005, 


Should you r equire additional inf ormation and/or clarification on this matter, please 
contact me a | ~ 

Sincerely; . 


Contracting Officer 


b2 

be 

b7C 


Enclosure 









jProprietary 


In Reply Refer to Serial; 05-JG-136 
April 5, 2005 


Attn: 





Subject; 

Reference; 


Enclosure: 


Contract J-02-158, DCS-5000 


(a) Red WolJ 

(b) Red Wojl 


ECP dated 9 March 2005 

ECP Rev. 1 dated 16 March 2005 with 


Price Detail 

(c) Government Comments and Questions dated 29 March, 2005 


( 1 ) 

( 2 ) 


Annotated Comments 

Company Proprietary Software Maintenance Matrix 


Dear Mr. Garelick, 

I Company is pleased to submit enclosures (1 ) and (2) in response to the 

Government’s request tor a dditional information. The question s and comme n ts have been 
annotated witl j I response. Please feel free to contacl l | at 


purpose. 


]if you would like to discuss any issues via telephone or to arrange a meeting for this 


Should you have questions r egarding this letter or the enclosure, ple ase contact the undersigned 
at telephone [>r via email tcj 


b2 

b?E 

b6 

b7C 


Sincerely, 


COMPANY 


vshnior Cdntract Negotiator CT 


cc 


Proprietary 







Proprietary 


April 11,2005 

In Reply Refer to Serial 05-JG-146 


Federi 


Bureau of Investig ation 
^COTR 



hi 

bo 

b7C 

b7E 


Subject: 


Contract J-Q2- 158 DCS 5000 


March 2005 Monthly Report 


Enclosures: (1) 

( 2 ) 


March 2005 Monthly Status Report Dated April 9, 2005 
(Orig. and 1 Copy) 

One CD - Soft Copy of March 2005 Monthly Report 


Dear 


pompany 
the subject contract. 


[is pleased to provide Enclosures (1) and (2) in accordance with 


hi 

b6 

b7C 


Should you have any questions or require ad ditional informat ion regarding this letter or the 


enclosures, please contact the undersigned all 


or via e-mail at 


Sincerely, 


be 

b7C 

b2 



Proprietary 











U.S. Department of Justice 

Federal Bureau of Investigation 


Tel: 

Fas: 


senior tjomract Negoiiator 


April 20. 2005 


b2 

b6 

b7C 

b7E 


Subject: CONTRACT J-FBl-02-158 DCS-500d 

ENGINEERING SERVICES ORDER 1 58-B-494 W (RFCE) 


Dean 


The purpose of this letter is to issue task nrrler 15R-R-4 94 W requesting a TOR for ^2 

I I 


b7C 


Should you r equire additional information and/or clarification on this task, please 
contact me an 


AIL IWFOHHATIOH COHTAIHED 

HEPEIW IS OTCLA33IFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdb 


Sincerely: 


Contracting Utticer 




RFCE Td 


B-494W 


b2 

b4 

b7E 


Contract Number: J-FBI-02-158 Option Year Two 
Task Order Number: 158-B-494 W 
Reference: a) PM Direction 
Scope of Work: This order is t<] 


b2 

b4 

b7E 


Federal Bureau of Investigation iFBH Task Monitors (TMsVPoints of Contact: 


a. Contracting Officei] 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: RFCE for 


b4 

b2 

b7E 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: ARO to June 3, 2005 


4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 

5. Deliverable/Deliverv Schedule : 


Description 

QTY 

Delivery 

Site 

Delivery 

Date 


6/3/05 


1 58-6^94 W 


4/20/05 
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